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CONTRACT DATA REQUIREMENTS LIST 


Public reporting burdertor this callection of information is estimated to averag 440 hours par PeSpOnse, agp pond the ting: 
penedty and alr sh Bs the: dais needed, and comp id lect 


Form Approved 
OMB No. 0704-0188 


arching existing data: saurces, . 
| estimate ‘or any other aspect of this 
ion ¢ ; 


; 1204 (AK 222 34302, “hind te the Office af Menaneniene: and Buige! k F ‘Oj 788), 
Washington, BC 20505. please OO-NOT-RETURN your forin.te bither of these addrégses. Send odipleted fori to the Government issuing Contracting Officer for ther CantrantiPR 
No, Hsted in Block E. 


A. CONTRACT LINE ITEM NO. | 8. EXHIBIT C. CATEGORY 


TOP OJ TH Other BF 








D, SYSTEM/ ITEM 


1OOG-ETHERNE 


1. Data:ltem No. 
ACS 


4 Authority (Gata & 


TENCRYPTOR 


2. Tite of Data item: 
Reserved 


| E. CONTRACT] PR-NO, 
NROODO-14-C-0099 





3. Bubtitie 


F, CONTRACTOR 
ViaSat, 


Inc. 











cequisition Document No } §, Contract eter ence 





7. DD 250 Req 


8. App Code 





$. Dist Statement 


“40. Frequaticy 
Required : 





42, Date of First Subayssion 





rr, As Of Date 





+. Data Hern No. 
AQtH 





13, Date of Subsequen 


[6 Requiriag Office 








Distribute 





&, Copies ” 


Final 





3. Subtitle. 
NiA 























4, Authority. (Data Acquisition Decument No,} 
NAO IMS DID (Rev te, 7 Dec 2011) 


7, DD 256:Rieg 


&, App Cade 
a 








_ Satithadt Reference 
SOW Section 3.0 





40: Frequency 
AS REG 


6. Feel sites Office 


42. ‘Bate at First Submission 


Oratt: NLT 45 days after ‘award. 





11, As OF Date 
Goritract eward or latest 


4 3, Date of Subsequent Submission 
See Hem 46 














46. “Remarks 


Bik 12 (cont): The contraster shall deliver t 
Bik 13: (cont): The cert athe / 
teguliing from.contract mod ications: or significant changes. ta th 
contract completion. ; 


caquent subeniesions fallovi rig any: changes 
. program.. Final’ submissian of the: IMSishall be at 














Elacteonit submission shell be compatinie with the Government sch: 
The CWBS number shall be mapped to populate the “Text 4° 








18. Fotat 








1, Data Item No. 
‘AOTT 


2, Tie of Data tem ; 
Contract Performance Report CPR} 


4. Subtitie 








we Authority (Date Acquisition Dogument No} §,. Contract Reference 


ESE Ia as bs Requitrg Office 


NRO CPR DID (Rey tc, 7 Dec 4011) 


SOW Section 3.0 





47. Price Group 


418: Estimated 
“Total Price 






18. Estimated 
Total Price 





17. Price Group 


48, Estimated 
Total Price. 








COMMA 











12, Date. of Fast Submission 
Sée item 18 


4G. Frequency 
Manthly 


_ 
-&. Dist Statement 
Requires 


7, DD 250 Req 


Distabuvion 
NIA : 




















43.:Bate of Subsequent Submission 
45" calendar day of north 


#408 Of Bate 
Gontrastor accounting peridd 
agarest the end ofeach month 


“8, App Cade a. Adivessee 


None 











TH Remiaks : 
Bik 11: CPR submissions shail be-stalused concurrently with the iotagrated Master Schedule (IMS) as of ihe-contractor's 
accounting period quiolf date. 


of tie Performans ¢ Measurement Basefine, 

The conitactar shall deliver CPR Forniats 1 ahd 5. Formats 2 
The contractor shall deliver the CPR Farmat 4 

readable format halirel cane 





COMMAAG.-COTR: 








2. Critical path impagls: iat affect major milestones or: program deliverables 


% Techical risk, 
The contractor shall. provide analysis of Séncertis not aitéady addressed upon Government request. 

















1: Total 
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CONTRACT DATA REQUIREMENTS Lt 7 PO csgeccse 


Public teporting. burten for this collection of information i timated to average 440 | per respor : the time for: sae rUntons, se hing existing data sources; 
gathering and maintaining the data nesdad, and:cor the : en | fi ‘any other asec Of this 
collection of information, Tncluding suggestions for reduc shingt feade € Serv for information. Operations and 
Reports, 1215 Jefferson Oavis Highway, Suite 1204, Arling VA 2 30% : ge nvatk Reduction Project (0704-0183), 
Washington, DC-20603, Please: DO NOT RETURN your form'ta: cline of pan acirecaoe. Send. completed form to thé Government issuing Contracting: Oflidér tor the-CaniracuPR 
No. listed in Block. E. 


A. CONTRACT LINE [TEM-NO, B EXHIBIT 













©. GATEGORY 











| Toro TM EI Other 
D.SYSTEM / ITEM E, CONTRACT / PR.NO. , F. CONTRACTOR 









ViaSat, Inc. 


3; Subtitle 
NIA 





400G ETHERNET ENGRYPTOR NRGOOOU-14-C-God9 







47:. Price Group 































AOAZ 
4; Authority {Pata “acd 2 Dor : 5, Contrant Reference 6: Requiing Office 18. Estimated 
NRO CFSR DID (Rev ts; OF Dec 264 4) SOW Section 3.0: COMMAS Total Prize. 
7, OD.250 Req 9, Dist Statement 76: Frequency 42: Bate of First Submission TA, Cistribution 
RUA Required Quarterly 45° galendarday'of monthictiewing © f-———-—— 72 Foul 

EE, (i Ree first reporting neri B Goples 
8.App Code i Tt, As Of Date 13..Dateof Subsequent Submission a Addressee int 
Hane Contractor. accouritiag period 15" calendar day of ribbth following _ 

nearest the end of each gtr. the reporting period Bratt Reg | Repro 





























46.Remarks | COMMIAD- COTR 4 
The contractor shall deliver the CFS electronically using the NRG-suppiied standard Excel CFSRtemmpiate, 9 ee conan mee 
Fhe reporting fevel(é)-shalt be mutually agreéd te oy ihe gavernment and Cofitradtor program matagers-and shall be COMMIAO. Contracts 4 
documentes inihe CORL within 30-days after contract award: | 
| 48. Total z 
G. PREPARED BY i H. DATE AGATE b 3 
; 20140925 20440825 ( ) ) 
DD Form 1423, JUN.99 Previous editions 3 
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